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Message Text 

UNCLASSIFIED 

PAGE 01 CARACA 09856 080549Z 
ACTION ARA-14 

INFO OCT-01 ISO-OO EB-08 /023 W 

011201 081537Z/45 

R 071432Z OCT 77 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO /SECSTATE WASHDC 9505 

UNCLAS CARACAS 9856 

PASS TO OED/MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUB J : MAJOR PROJECT: SIDOR SEAMLESS PIPE FACTORY 

1. PROJECT NAME: SIDOR'S SEAMLESS PIPE FACTORY: EXECUTION 
AND INSTALLATION OF EQUIPMENT FOR THE MODERNIZATION OF THE 
ASSEMBLY LINE, BID NUMBERS 820, 835, AND 836. 

2. BRIEF DESCRIPTION: CIVIL WORKS AND INSTALLATION OF EQUIP- 
MENT ON THE MODERNIZATION OF THE ASSEMBLY LINE. RESPONSIBILITIES 
INCLUDE: 

(A) DISCMOUNTING EXISTING EQUIPMENT AND DEMOLISHING THEIR 
FOUNDATIONS. 

(B) CIVIL WORK AND COMPLETE INSTALLATION OF ELECTRICAL AND MECHANI- 
CAL EQUIPMENT WITH ALL AUXILIARY SERVICES SUCH AS PIPING, 

INSTRUMENTATION, LIGHTING, AND DRAINAGE. ESTIMATED QUANTITIES 

OF PROJECT WORK ARE AS FOLLOWS: 

EQUIPMENT TO DISMOUNT-2,400 METRIC TONS 
DEMOLITION OF CONCRETE-6,300 CUBIC METERS 
EXCAVATION-36,000 CUBIC METERS 
CONCRETE-25,000 CUBIC METERS 
EQUIPMENT TO INSTALL-25,000 METRIC TONS 
CONDUITS-6,300 METERS 

SERVICE PIPING-4,000 METERS, AND BUILDING-4,000 SQ. METERS 
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3. EXECUTING AGENCY/PROJECT MANAGER: CVG-SIDERURGICAL DEL 
ORINOCO C.A. (SIDOR); PUERTO ORDAZ, ESTADO BOLIVAR; VENEZUELA. 

4. STATUS OF PROJECT/ANTICIPATED BID DATES: PREQUALIFICATION 
DOCUMENTS MUST BE PRESENTED IN THE SALON DE CONFERENCIAS OF 
THE LICITATION COMMITTEE FOR THE MANAGEMENT OF CONSTRUCTION 
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AND PROJECTS; MATANZAS, ESTADO BOLIVAR; VENEZUELA, AT 10:00 
A.M. ON 10/18/77. THE FOLLOWING DOCUMENTS IN SPANISH, 

ORIGINAL AND TWO COPIES, AND DULY LEGALIZED BY VENEZUELAN CONSUL 
IF EXECUTED ABROAD, MUST BE PRESENTED: 

A) LETTER EXPRESSING INTEREST OF FIRM IN PARTICIPATING 

B) ARTICLES OF THE CORPORATION 

C) COPIES CERTIFIED BY A PUBLIC ACCOUNTANT OF THE GENERAL 
BALANCES AND RESULTING STATISTICS OF THE FIRM/CONSORTIUM'S 
LAST THREE PROJECTS 

D) PUBLIC DECLARATION OF THE PERSON OR PERSONS AUTHORIZED 
TO SIGN FOR THE FIRM AND TO OBLIGATE IT 

E) DOCUMENTS WHICH SHOW THE FIRM HAS EXCUTED SIMILAR WORKS ON 
SIMILAR SCALE; INFORMATION SHOULD INCLUDE COST AND SIZE OF 
PROJECTS, ROLE ASSUMED BY FIRMS, AND WHATEVER OTHER INFORMATION 
FIRM THINKS MAY BE OF INTEREST. 

F) EACH CONSOTIUM MUST DECLARE THE NAME OF THE FIRM WHICH WILL 
REPRESENT IT AND MUST ALSO PROVIDE A COPY OF THE LEGAL 
DOCUMENTS WHICH ESTABLISH IT. 

G) EACH CONSORTIUM MUST PRESENT A DOCUMENT WHICH OBLIGATES EACH 
OF THE FIRMS WHICH CONSTITUTE IT TO ASSUME RESPONSIBILITIES FOR 
ANY LIABILITIES WHICH THE CONSORTIUM MAY HAVE. 

5. ESTIMATED PROJECT COST/FOREIGN CONTENT: N/A. 

6. COMPETITIVE FACTORS: N/A. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 07-Oct-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CARACA09856 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770368-0803 
Format: TEL 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19771084/aaaactri.tel 

Line Count: 95 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: bf62e634-c288-dd11-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 19-Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1002033 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: SIDOR SEAMLESS PIPE FACTORY 
TAGS: BENC, VE 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/bf62e634-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 
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